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APPROVED CONSTRUSTION CONTRACTS 
AWARDED BY, REA BORROWERS 


Alahama 336 St. Clair: Coosa Valley Hlectric Cooperative, Palladega, 
Ala:, to Southeastern Blectric Faison acetal Co., Andalusia, Ala.,. 

wee, 004.086 for the construction of 1.2 miles of line, plus the conversion 
of 12 miles of line. Engineer (1) last page. PLEASE NOTE: NAMSS AND 
ADDRESSES OF SYSTEM ENCINEERS are furnished on the Re et page of this 
bulletin. All nunbers shown in ( ) space are keyed to like numbers 
listed with the names and addrasses. 


Arxenses 27M Ouachita; Ouachita Rurul Electric Cooperative Corp., 227 


Be dashington, Cemden Ark., to Irby Construction Co., SlS South Stete 


St., Jackson, Miss., $199,765.22 Tor the constructicn cf 75.706 miles 
of line to serve 12s members, nlus the cenvérsion of 37 miles of line. 


Engineer (2). 


Florida 177 Jackson, two contracts; West Florida Blectric Cooperative 
Association, Inc., Gracevilie, Fla., ist contracthk to:Yictory Electric 
Co., 266 Sty Michael St., Mobile 10, Ala., $190,705.13 for 45 miles of 

44 kv transmission lino, plus 3 sudstations. 2nd contract, Section II: 

CO Pelver Seusvrunc Miestrica.Co., LYSL Harden St, Golumbia, S.)C.,; 
$59,610.12 for the construction of 28.6 miles of line to serve 9 members, 
plus removals and conversion cf $2.4 miles of line. Engineer for both (3). 


Georgia 60P Taylcr, Section II; Flint Electric Membership Corp., HKeynolds, 
Ga., td Ge Te Key Co., l2l¢ Hull St., Montgomery. a, Alas, , $55,089. To. fon 
the construction of 15.8 miles of 44 kv transmission line. Engineer (4). 


Iowa 18D Wright: | 3cone Valley Electric Cooperative, Renwick, Ie., to 

Evans Construction Co., farly, Ia., $13,268.34 for the construction of 
Seo miles of line to serve 5 members, plus she conversion of 59 miles 

of line. Engineer (5). 


Iowa 55G O'Brien: O'Brien County Rural Hlectric Cooperative, Primghar, 
Sage eee Ines, Anamosa, Ta., $29,443.46 for the construction of 
13 miles of 3 phase Line. ingineer (6). 


Kansas S14 Vichita, Section IIzy Wheatland Electric Cooperative, Scott 
City, Karns., to Re E. Mattison and Co., Box 458, Yritton, Okla., #346,626.29 
for the construction of #1.3 miles of 6? kv transmission line. Burzineer (7). 


Kansps 36C Linn: Sugar Valley Hloctric. Cooperative, Inc., Mound City, 
Kans., to Mid States Contractors, Churlestowm Rd., Routes 21, New Albany, 
Ind., $175,565.64 for the construction of 140.59 miles of line to serve 
264 mombars, plus thy conversion of 14.74 miles of line. Engineer (7). 


over ' 
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Kansas #23 Lanes; The Lane-Sceott, a eae Cooperative, Inc. , Dighton, 

Katies (GO! Basande Conserue tion OG. , 225 (3. tiWeacoeun St Terrace, Oklahoma 
City, Okla., $045,124.01 for the oe et hiee tion of S76 7 mitos oi Line 

LO Sarva Ooh Mannors, (plus. tha) Conversion Of 5667 ee of line. Engineer (8) 


Kansus 4dheh Grant, Section IT & TI: The Pioneer Cooperative Association, 
Ulysses, ,\Kuns., Section Ty. to B-hine Cohstruction Co.) 620) Piret teu 
Bunk Biag.e, Qxlehoma City, Oxla., $175,465.50 for. the construction of 
2ole0S miles cf line to serve 186 memberss Section IT:-. to Kincade ang 
Lofton, aan lic Mis se, ete 476.1% for the. construction of 257.06: 


miles of line to serve 176 members... Engineer fur both (7). 


Kanone 408eG Meade, Section IT & li, two coutracts:)) C.Ma.S< Blectmie 
Cooperative, Meade, Mans., ‘both contracts to Siséo .Blectric 00.\,: Con 1roe, 
TIA. Sects on ts) B256, 261 GO for tue) construstion jor Abe 300 tin aed 
Line: vo serv3..278 menibore, plus the @Covearsion of) O25 miles Of aden 
Section . Is $185,515.50 DEO) aan; ay Syne a: LOM Of v225—)) milesc ot tie ee 
sarve 215 momber's, plus'-the conversion of 29 milus of Line. Enginser 


for both (7). 


WOULSLe0e cOB Le Reha Cey , LOU Siena Rural Blectric Corp. , Aloxandrieagn ae 
UP We woe LOuns ‘Const ruchs of Co 4)5 AO 519 Gladstone Biv , Shreveport, 
Les, #e0G,065295 Lor the construction of: 1465.14 miles of Lina to serve 


. 


DLS memders. This mileage includes. 6.5 miles) of S4-kv transmission tones 
Hugineer (9). 


Werylend 7AC Caroline:  ghoptank Ble ctric Cooperating, Ines; Pe Md., 
to amas Pin A sat COie's SL Va+, $260,062.58 for the 


Conetrucsion or Luce milas of Line, plus ths ecnvarstonrof 140.5 miles 
of Lire eh the eo aH of two substations. “Eneineer (10). 


Minnesota SoR&S Crow Wing: Crow Wing Cooverative Power and Light Co., 

Gea Maple Sd., Brainord, ‘Minn., to Prencen Brothe vs," 44636 Queen Aves Ney 
Minneapolis le, igi dy $243,041.89 for the construction of 265.61 miles 
ef line tc searve 360 mombers. Enginser (11). 


Wins sobs 92H South [vasca:. Dairyland Hlectric Cooperative,’ Inc., 320 
ist Ave», Wa, Grémnd Raplus, Minne, to Hormand and Breasts, Schofield, 
Laced be d50044 Lor t sCH SY ics cf 100.9 niles (of bine) to serve 
ursSe doe tools (al 
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Lop 2lv.P Coshoma, Section I: Cosioma, Rlectric Power Association 
LO, Wags) oO Heniiton and Rowell Construct. om Co.i,./ POs) Box 

rol’, ee Bla, o00kes ct for vase, construction’ of 52047 miles of 

no to gurve 145 members, plus rephasing and, reconductoring on 24.95 
miles of dine. Encineer (13). 

Wissiscippl 427A Pippahy; ee Elactric Power Association, Riploy, Misa., 
to Southern Line Sanstvruction Co., 60 Auction Ave., Memphis, Tenn., 
504,000.16 for the construction of 462.7 milous of line to serve 1100 
fumbers, vlus the. conversion of 19.9 miles of line. Bnginser (14). 


a 


Misscuri gep bublar; Cazark Burder Hlvctric Cuaperative, Poplar. Bluri 
Mo.,; Irby Construction Co., Ul? South State St., Jackson, Miss., 
E367 ,oece~el7 Lor the construction of 241.1 miles of Line to sere i10e 
members, pilus the conversion oF 68.3 miles of line. Engineer (15 hs 


4 We. re 
_of 192 
5 miles a Rae 
“to: a en olia Construction Coa” ae faite bidg., 
1,420.86: for the -eoustruction, or 236.52 miles of aR pet 
ooh se aa the conversion OPO. Toit les of Line. ‘Engineer 
hdd ihe rowers. ad ‘e Hollister, Moe 
re Lafayotte: Weet- Centre} Electric Cooperstive, Tacs 
ee en ions oe 8G, oe mebing:, COs. Paoli; «Ind. , 892,600. 15 
Of Ling co serve, 71 members, plus 
eta als rear” 


ID, iG Sto. Ganovieves 
Osi BraAyvor &. GOs; Lye rsnareg ; 


otiou peor only) cf 401.27 slivs of 


fe ‘ero era ent. Se “Menlo Blectris Cooperative, Inc., Mansfield, 
a to Le O-} Braytoniand Co., Dyerkburg, TIL, $276,886.05 for the 
struction ef 208.71 miles of line to sarve 526 mambers, plus the 
ersicn of 17.07 miles cf lines. Engingser (17). 
anes 52D, Bur Hill: Fi i County Blectric Cooperativa, Inc., Havre, 
Go O'Neil Constru m Cos, Havre, Mont.; and Lewis Construction 
irost ane eee iS ehee 290 for the construction of 449 miles 
A angine or (18). 


ana Oak - pontet > gaction Te southeast Blectric Coeperstivs, ae ; . 
» Mont., to Line Builds ine Box Onl Billings, ieee $15 33.200 

LB . 

ey toi bration of 159 am f 6 to serve 427 mo&abers. Eng Re ie 


Best: Nebraska Public Power District, Syracuse, 
! cO vee constructors, Sd Ronson 7Bidg., Sioux City, Lae, $75,510.02 
Por the construction, of 5 substations, Engineer (29). 


ft County Rurel. Public Power District, York, Nebr., 
une trust ion Oe, Jefferson,/ $407,538, d6 for the con- 
to serva 710 snombers. Hngineer (22). 


It; Cornhusker Rural Public Power 
: Dre to | Bele Rb We Construction Co., 1324 Oklahor 
Moceyeed yaicia 4. $161,725.83 Sor the Gqons truction of) 156.9 miles 
ane té -serve 260 members. Eregivesr (25). 


ebay) K./ Be Re Blectrite Moe DSPs 
to B-Line Gens tract on JOCe 520 First 
(wos le tori the con= 
< tion of ae. 2 miles, of ene ke serve 530 members. Bl peneina ay . 
i Crawford Blectri¢c Co,, 505 N. Jeffers St., N. Platte, Nebr, 47 3,007.55 
he constmuction of 14.71 miles of $4.5 kv transmission ine ae 
be Engineer for voth (23). ei 
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New Mexico 12H Otero: Otero County Electric Cooperative, Inc., P. 0. 

Box 88, Cloudcroft, N. Mex., to Thompson, Haight and Keister, 2006 Ne 
Portland ave., Oklahoma City, Oklahoma, $49,575.65 for the construction 
(labor only) of 118.3 milos of line to serve 196 members. Engineer (24). 


New Mexico 218 Tincolns. Central New Mexico Blectric Cooperative, Corona, 
‘New Mox., tc Besanda Construction Go., 2925 N. W. 39th Terrace, Oklahoma gity 
7, Okla., $115,594.58 for-the construction :of 49.2 miles of dine te sarve 


e% members, plus 33.3 miles of transmission line. Engineer (25). a 
North Carolina 21S&T Sempson, Section TII:. Feur County Hlectric Member= © a 
ship Corp., Burgaw, Ne. Gs, to Little: Glectric Co., Box 669, Hartsville, * 


S. C-, $142,497.04 for the construction of 159 miles of line to serve 
277 inembers, plus the conversion of 13.94 miles cf line. Engineer (4). 


Ohio 844 Carroll, Section TI; Carroll Electric Cooperative, Ino; 
Carroliton, Ohio. to Joe Dalrymple, 300 S. Rogers: Ste, Mt. Vernon, Ohio, 
$28,205.36 for the ecnstruction (labor and Material) of 3.26 miles of 
line plus ths conversion of 10.61 miles and also for labor only on the 
erection of substation structure and fence. Engineer (26). 


Oklahoma 1OT Cleveland; Oklahoma Blectric Cooperative, 101 Es. Gray St., 
Norman, Okla., to R. S. Bowie Construction Co., 8Ol S. W. Third §t., 
Oklahoma City, Okla., @102,250.52 for the construction of 76.91 miles 

of line to serve 103 members, plus the conversion of 26 miles of line. 
Enginecr (27). 


Olklahomea 12R Alfalfa: Alfalfa Electric: Cooperative, Inee, Cherokes, 
Okla., to Willis and Hinders, Box 204, Olney, Tex., $185,270.66 for 
the constfuction of 207.74 miles of line to serve 24] members. . 


Oklahoma 14M: Loves; Red River Valley Rural Hlectric Association, Marietta, 
Okla., to Woodrow and Polk Construction Co., 525 N Second St., Purcell, 
Okla., $133,762.25 for the construction of 120.68 miles of line to serve 
246 members. Engineer (28). 


Oklahoma 22AA Cotton: Cotton Electric Cooperative, Walters, Okla., to 
Re S- Bowie Construction Cos, 901 S. We 23rd §t., Oklahoma City, Okla., 
$39,456.51 for the construction of 92.53 miles of Line to serve 182 
members. Engineur (29). 


Oklahcma 2exay Cotton, Part IT: Cotton Blectric Cooperative, Inc., 
Walters, Okla., to Neely Brothers Construction Co., Hollandalé, Miss., 
$10,274.86 for the construction of 129.3 miles of line to serve 10 
members, plus the conversion of 86.5 miles of bine. Engineer (30). 


Oklahoma 23L Okmulgee: Hast Central Oklahoma Electric Cooperative, Inc., 
Okmulgee, Okla., te De. Ke & Le Construction Co., 214 Weston St., Jaekson,; 
Miss., $236,761.54 for the construction of 204 miles of lins to serve 

418 members. Engineer (28). 


Oklahoma 25P Rogers: TYerdigris Valley Electric Cooperetive, Ina., 
Céellinsville, Okla., to Lindsey. Construction Co., 115 1léth: Ave., We 
Nashvilie, Tenn.,. $525,192.75 for the construction of 279.76 miles of 
line to serve 391 members, plus the conversion of 3.5 miles of line. 
Engineer (28). 


VL BC Bos,’ 8275 San dedee stu,” 
a - constructic on of 43.90 miles of line 
; eenstmie thon ine ludes 17.4 miles of 69 89g) IN 


2. Lie aap meetrib. feces Wein s. ney, pacific aides) | 
_ Orog., to Menzel and Kimball, Box 772, Redding, Calif., S299, 310. 55 a 
» construction of 93.4 milss of line tc serve 156 inombers » lament! ors 


q 


Bi met 


St Gooubouery: Bigetric ¢ Cooperative, Inc. , Coquille, 
sees Dal aoe Electric Co., 8276 San -Leandro Ste'5) Oakland; Calif. , 
Ge i Tor the cons true tion Or) Riles if mi iles of transmission line. 


O eee Mestanen bike) Fone ena: Wiseerie. Cooperative, Ine., Pendleton, 
Orege, to Moffatt ané Britton, Box 745, Troutdale, Oreg., $56,623.15 for 
: ustruction or (1. Siaiies of ling te serve 44 members. ne oss (32). 


Carolina : 280; UL ian wbuire <b Santee Ele etric Cooperative, Ince, 
TEs, Sy Cs, to Sumter Builders, Inc., Sumter, S. ¢., HL65 ,OLSVb6 
Ce construction of: 167 miles of line to serve 539 ‘ip snaict plus 
nversion of 18.72 miles int iinc. Engineer (33). 


‘ 


3381 Begen Public, Section I; The City of Bryan,. Ee Texe, to 

» Thomas and Go., P. 0. Box 7006, Dallas, Tex., $214,729.03 for the 

ruetion of. 244.4 miles of line to serve 513 members, polus the. con- 
sion of 11.3.miles cf line. Engineer (9). PaO bette 


697 Breath, Section I; Brath County Blectric. Cooperative Assoe., 
snville, Pox., to, Mid- Latta Construction Co., Box 7324, Dalles 8, 
oe 546. O05 for the itis otras of 202.7 ei of line to verve 
sri ea See 
5 72H pos ons Gbancy Electric Aone riads Association, \Paris, | 
eH, De Cooper Construction Co., Ps Os Box 1763, Baton Rouge, fa 
06. 92 for the construe tion a 463 miles of line te serve 4 members , 
the conversion of 23.03 miles of line. nese en, (9). 


OXa Wise Blectric Cooperative, THe: nen Pb: yer enna! 
8 “Construction ies BLT: eerie State Ste, ch Sa 


as. dean Dellam;: Rita ie aap Electric Coopsrative, Inc., Dalhart, 
to Sisco Electric Cow, Conroe, Tex., $404,788.23 for the ecn- 
tase oF 541 miles of line to serve 307 mumbers. Engineer (55 je 


a 36H Prince George; Prince George Blectric Cooperative, Waverly, 
o a ohh G. Weddle & Co., 100] National Bank of Commerce Bldg, 
rf’. ky Vae, $64,267.10 for tha construction of 17.1 miles of tie sail 
ie Be eneton of 16.5 miles of line, and the erection (lebor only) of © 
dia 


and } ieee. Blo tric c 


_ the construction of. onus 
to Huenergard Blectri 


serve 199 members. Engineor for “both C8) oS be 


i the . conversion. of 6.75 ata 25 mee eehed “Bheinoer a. 


Wyoming Se any suevian TEES): tri; esa Bier Assookati 
- Sundance, Wyo., to d. R. Foree, 802 llational Bank of Topeka Bldg 
Kans», $62,626.20 for the construction, (la .bor ae of 159. 4 m 

line to serve 202 members. Engineer (21)o LOOMS 


Bane II - APPROVED PRELIMINARY PLANS LND SPECIFIOAT IONS, a 
Indisne 114 Warrens Warren County Rural, eioqta Momborship Co 
Williamsport, Ind., 29,1 miles, @1 members. Enginee r Se x 


- Indiana 52HaM Ripley: Bochenees ha Indians Rural Piestrig: afenbersh: 
Corp., Osgood, Ind., 105 miles, 265 per eae Engineer. (26). 


’ 


Kentucky 3M, P&R Jackson: Jack son oun Rural Mectric coon ee 
Corp., McKee, Kye 176 anne 652 members. Y 


Wo : ig % i ») 


North Carolina 36R. Randolph, (Final Plans and Speen 


1 


Membe ership Corp. Asheboro, Wiis Oke miles, 20 members. 


- South Dakota 4OA¢@ Perkins: ATLON 
Bison, S. Dake, 258.5 miles, 198 members. Engineer (38). oe ro 


Aduition to Part I, this bulletin (approved anh atte! 

Nebraska 490d IIT Howard: Howard arédlicy Rural popliie Power vistri 
: St. Paul, Nebr., to Jacobs and Doyle Construction Cos", ‘Edgewood, 
$85,986.70 for the construction: (labor: sonly) of 342 miles of. nes 
serve 441 members, plus the construction of one. substation. _ 
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$9) Be Os Ve annert En nginosrs, Pe eee 


Presse ure Wiehcls, 407 gaa ae : Fert eee Toxas 

ke Te services | Ings, 4335 ma LY L7Gey RO boinsdale 22, Minne 
Oe de rasta, Hal s Ca pM e 

Bowman: end Bownan,) Py O. Bex 518, “Greanwocd, Miss. 


» Allen and Heshall, 65 Mei Geld Blacs, Monphis, Tenn. 


a Engineering Co., City Light Blde., Pcnlar ‘Bluff, Mo. 
Dra wen ard Assce lates, BLoo Porsythe slivd. , St. Lowls, 24) Mos 


owen B Gleb and Asseciates, 1207 Texas Bank Blda., -Dellas é, Texas 


Onn haala tinvineea cee 699, Shel by, Mont. 
eO6 Jeth ste, Bismarck, N. Ds 
“ie heraee ae -ineering Co., €26 Standurd Gil Bldg., Cmahe, Nebr. 
ue Ss Nixon Eng ins serine Coe, O85 WeOeW. Bidg,, Omahe 2, Nebre 
Vem tre (COs, SLs Bariield Blidge, Amerillo, Pexas 
- Raymond WH. Reed, 23053 13th gt., Columbus, Nebr. 


. Tynes and Loftin, 512 Hoard Blde.’, Phoenix, Arize 


1 ASE lh Alea (i Kenbucisy oive., Amerille, Texas 


Blue G WHss hoe neers,, Ine~, 2700 Ey Main’ Ste, Columbus, Ohio 
oyd nw. Morris, 101 B. Gray St., Norman, Okla. 
Re Povlor, and Associa’ tes, 47014 B. l1th St., Tulsa:12, Okla. 
Ly Jennings, Yiislters, Okla. | 
He. Guernsyy and Co., 1é14 N. Robinson, Oicleh came 

“Wismer end Becker, 1219 Zuth Sts, Sacramento 16, ¢ 

Robert Welty, Bex 282, The- ‘Dulles, Oregoa oh 


egal ~thenas Engineering Cu., Ince, Orangeburg, §- C. 


a 


da: Het Flood and Co Oe, ame ae Bidg., Waco, Texas 


ee N. Roberts ana Avetietes, 226 knox Bldge, Rnid, Okla. 


Howard Zenier and Associates, ae GoLumbia, “Vencouver, Washe 
; ‘Philip Le Burns, 1008 | Reosovelt bldg., {ntlanapolis 4, Ends !)- 


tt Engineering Co. Ente, ell Sth aves, 0S. We, .watertowmn, Ss. passa 
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